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ANNUAL  REPORT 

OF  THE 

SCHOOLHOUSE  DEPARTMENT 

FOR  TWELVE  MONTHS  ENDING  DECEMBER  31,  1927. 


Hon.  Malcolm  E.  Nichols, 

Mayor  of  the  City  of  Boston. 
Dear  Sir, —  In  accordance  with  the  provisions  of 
chapter  473  of  the  Acts  of  1901,  the  Board  of  School- 
house  Commissioners  submits  herewith  its  twenty- 
sixth  annual  report,  covering  the  period  from  January 
1,  1927,  to  December  31,  1927. 

Respectfully  submitted, 

Francis  E.  Slattery, 
Charles  P.  Norton, 
James  W.  H.  Myrick, 

Commissioners. 
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APPROPRIATIONS  FOR  THE  YEAR  1927. 


On  February  7,  1927,  the  School  Committee  passed 
the  following  order: 

Ordered,  That  in  accordance  with  the  provisions  of  chapter 
206  of  the  Special  Acts  of  1919,  as  amended  by  chapter  524 
of  the  Acts  of  1920,  as  amended  by  chapter  488  of  the  Acts 
of  1923,  as  amended  by  chapter  327  of  the  Acts  of  1925,  as 
amended  by  chapter  314  of  the  Acts  of  1926,  the  following 
appropriations  are  hereby  made  for  the  purpose  of  meeting 
(a)  the  cost  of  new  land  and  building  items,  (b)  the  additional 
cost  of  land  and  building  items  previously  authorized,  and 
(c)  the  cost  of  revisions  of  estimates : 

(a)    Appropriations  for  New  Land  and  Building  Items. 

Item  S.  Agassiz-Bowditch  District,  Jamaica 
Plain:  Land  for  elementary  school  (order  to 
rescind  May  16,  1927). 

Item  4- — Bennett  District,  Brighton:  Land  for 

intermediate  school     .  ...      $50,000  00 

Item  5. —  Edmund  P.  Tileston  District,  Matta- 
pan:  Plans  for  thirty  classroom  intermediate 
school  (Item  43,  1926)       .      .      .  .        41,000  00 

Item  6. —  Edmund  P.  Tileston  District,  Matta- 
pan:  Land  for  elementary  school  (order  to 
rescind  December  5,  1927). 

Item  7.—  Edmund  P.  Tileston  District,  Matta- 
pan:  Plans  for  thirteen  classroom  building 
(Grades  I-VI  and  kindergarten)  (Item 
6,  1927)  (order  to  rescind  December  5,  1927). 

Item  8. —  Grover  Cleveland  Intermediate  Dis- 
trict, Dorchester:  Construction  of  six  class- 
room addition  to  Grover  Cleveland  School 
building  (Item  45,  1926)     .  ...      150,000  00 

Item  9. —  Eliot  District,  North  End:  Addition 

to  yard  of  Pormort  School  .      .      .        71,000  00 

Item  10. —  Robert  Gould  Shaw  District,  West 
Roxbury:  Construction  of  thirteen  room 
building  (Grades  I-VI  and  kindergarten), 
near  Weld  street  and  Russett  road  (Item  18, 
1925;  Item  2,  1927)   222,000  00 


Carried  forward 


$534,000  00 
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Brought  forward  

Item  11. —  Washington  Intermediate  District, 
West  End:  Equipment  of  combination  gym- 
nasium-assembly hall  and  manual  training  and 
domestic  science  rooms  (Item  28, 1925) 

Item  12. —  Warren-Bunker  Hill  District,  Charles- 
town:  Land,  or  additions  to  and  reconstruc- 
tion of  existing  buildings,  to  provide  addi- 
tional intermediate  school  accommodations 

Item  IS. —  Rent  of  hired  accommodations  . 


(b)  Appropriations  for  Land  and  Building 
Items  Previously  Authorized. 

Item  14- —  Elihu  Greenwood  District,  Hyde 
Park:  Land  and  construction  of  thirty-six 
classroom  high  school  for  boys  and  girls  (Item 
37,  1925:  Item  24,  1926)  

Item  15. —  Agassiz-Bowditch  District,  Jamaica 
Plain:  Land  for  additional  school  accommo- 
dations (Item  12,  1926)  

Item  16. —  Dearborn  District,  Roxbury:  Horace 
Mann  School,  land  and  construction  of  twenty 
classroom  building,  including  auditorium,  man- 
ual training  and  domestic  science  accommo- 
dations (Item  31,  1925)  

Item  17. —  Longfellow  District,  West  Roxbury: 
Land  and  construction  of  four-room  unit  (kin- 
dergarten and  Grades  I-III)  of  eight-room 
building  adjoining  Phineas  Bates  School 
(Item  25,  1925).  (To  cover  change  to  a 
twelve-room  building,  kindergarten  and 
Grades  I-VI.)    (Item  47,  1926) 

(c)    Revisions  of  Estimates. 

Item  18. —  Phillips  Brooks  District,  Dorchester: 
Land  and  plans  for  twenty-room  intermediate 
school  building  (Item  32, 1920;  Item  14, 1923), 

Item  19. —  Shurtleff  District,  South  Boston: 
Land  and  construction  of  eight  classroom  unit 
(kindergarten  and  Grades  I-III).  (Item  35, 
1924,  as  amended  April  6, 1925;  Item  6, 1925) . 

Item  20. —  Bennett  District,  Brighton:  Con- 
struction of  four-room  kindergarten-primary 
unit  of  eight-room  building,  corner  of  Corey 
road  and  Washington  street  (Item  16,  1925; 
Item  21,  1926)  


$534,000  00 
20,000  00 

200,000  00 
55,000  00 

1,286,000  00 
26,015  50 

470,000  00 

226,000  00 

2,897  00 
1,100  00 

8,574  57 


Carried  forward 


$2,829,587  07 
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Brought  forward  $2,829,587  07 

Additional   Appropriations.  (Voted 
March  7,  1927.) 

Item  21. —  Dearborn  District,  Roxbury:  High 
School  of  Practical  Arts,  land  and  construction 
of  nine-room  addition,  including  domestic 
science  rooms.    (Item  21,  1925.)     .      .      .        42,000  00 

Additional   Appropriations.  (Voted 
May  27,  1927.) 

Item  1. —  Administration  Expenses,  Schoolhouse 
Department  (land  and  buildings  appropria- 
tions)   20,000  00 

Additional   Appropriations.  (Voted 
June  21,  1927.) 

Item  1. —  Administration  Expenses,  Schoolhouse 
Department  (land  and  buildings  appropria- 
tions)  39,000  00 

Additional   Appropriations.  (Voted 

July  18,  1927.) 
Item  24. —  Martin  District,  Roxbury:  Public 

Latin  School,  land  for  additional  yard      .      .        29,412  93 

Additional   Appropriations.  (Voted 
December  5,  1927.) 

Item  6. —  Elihu  Greenwood  District :  Land  for 

elementary  school   30,000  00 

Item  7. —  Elihu  Greenwood  District :  Plans  for 
thirteen-classroom  building,  Grades  I- VI  and 
kindergarten.    (Item  6,  1927.)        .      .      .        10,000  00 


Total  appropriations  $3,000,000  00 


WASHINGTON  SCHOOL  ADDITIONS. 
Walker,  Walker  &  Kingsbury,  Architects. 


APPENDICES. 


APPENDIX  I. 


APPROPRIATION  FOR  LAND  AND  BUILDINGS 
FOR  SCHOOLS  AND  RENT  OF  HIRED 
ACCOMMODATIONS. 


I. 

Total  Appropriations  and  Credits  Received  by  the 
Department  from  January  1,  1927,  to  December  31, 
1927. 

Appropriations. 

Balance  from  last  year  $4,310,696  99 

Tax  levy   3,000,000  00 

$7,310,696  99 

Expenditures. 

Amount  expended  for  site,  erec- 
tion and  furnishing  of  new 
buildings  $3,472,238  15 

Amount  expended  for  adminis- 
tration expenses  ....      81,635  17 

Amount  expended  for  enlarging 

school  yards   77,046  59 

Amount   expended   for   rent  of 

hired  school  accommodations    .      72,119  50 

  3,703,039  41 


Amount  unexpended  December  31,  1927     .  $3,607,657  58 


II. 

The  following  statement  shows  the  expenditures  on 
account  of  the  above  appropriation  and  credits  from 
January  1,  1927,  to  December  31,  1927. 

Total  expenditures  for  1927  .      .      .      .  $3,703,039  41 

(7) 
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Administration  expenses: 

Commissioners'  salaries     .      .  $12,436  88 

Employees'  salaries     .      .      .  60,615  04 

Automobile  expense    .      .      .  3,547  56 

Stationery   1,355  72 

Photographs        .      .      .      .  1,115  23 

Furniture   954  59 

Printing   453  90 

Tools,  etc   444  21 

Traveling  expenses     .      .      .  394  40 

Repairs   140  15 

Blueprints  and  supplies     .      .  131  65 

Teaming   45  84 


$81,635  17 

Hired  accommodations : 

Rents  .  .  .  $58,019  32 
Taxes  .  .  .  12,359  24 
Water  rates  .  37  95 

Insurance     .      .        1,702  99 

  72,119  50 


Continuation  of  Payments. 
Brighton  High  School.    (Bennett  District.) 
Land  and  construction. 

Building  

Charlestown  High  School. 

Land  and  construction  of  one-story  shop  unit 
of  three-story  annex.  John  Bowen  Com- 
pany, Contractor.  George  S.  McLaugh- 
lin, Architect. 

Building  $30,770  40 

Furnishings      ....        6,298  06 

Dorchester  High  School.    (Henry  L.  Pierce  Dis- 
trict.) 

Land,  plans  and  construction.    J.  C.  Coleman 
&  Sons  Company,  Contractor. 
Grading  

East  Boston  High  School.    (Chapman  District.) 
Construction   of   thirty-six   classroom  high 
school.    A.  Piotti  Company,  Contractor. 
J.  M.  Gray  Company,  Architect. 

Building  $12,332  68 

Furnishings      ....      24,371  89 


$153,754  67 


969  29 


37,068  46 


4,264  00 


36,704  57 


Carried  forward 


$232,760  99 
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Brought  forward  

Payments  on  Account. 
East  Boston  High  School    (Chapman  District.) 
Grading  yard,  fencing  and  shrubbery. 

Grading  and  planting  

Girls1  High  School. 

Land  and  construction  of  sixteen  or  eighteen 
room  unit. 

Granolithic  walks  

Continuation  of  Payments. 
Hyde  Park  High  School.    (Elihu  Greenwood  Dis- 
trict.) 

Paul  Caputo,  Contractor.  McLaughlin  & 
Burr,  Architects. 

Site  $56,672  65 

Building   445,018  20 

Jamaica  Plain  High  School. 

Demolition  of  original  structure  and  construc- 
tion of  twelve-room  unit  of  eighteen-room 
addition. 

Furnishings  

Roxbury  High  School  and  Boston  Clerical  School. 
(Lewis  District.) 
Land  and  construction  of  thirty-six-room  girls' 
high  and  thirty-six-room  boys'  high. 
Thomas  O'Connor  &  Co.,  Contractor. 
Harrison  H.  At  wood,  Architect. 

Building  $860,705  97 

Furnishings      ....      12,859  39 


South  Boston  High.    (Thomas  N.  Hart  District.) 
Construction    of    nine-classroom  addition. 
Joseph   Rugo,   Contractor.    Joseph  J. 
Driscoll,  Architect. 
Building  

Boston  Trade  School.    (Sherwin  District.) 

Construction  of  shop  addition.  John  Bowen 
Company,  Contractor.  McLaughlin  & 
Burr,  Architects. 

Building  $4,123  04 

Furnishings      ....        1,970  32 


$232,760  99 


5,884  49 


599  40 


501,690  85 


322  25 


873,565  36 


8,103  29 


6,093  36 


Carried  forward 


$1,629,019  99 
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Brought  forward  $1,629,019  99 

Continuation  of  Payments. —  Concluded. 

Continuation  School.    (Abraham  Lincoln  Dis- 
trict.) 

Land  and  construction  of  first  unit  for  boys, 
with  hall,  shops,  etc.  Joseph  Rugo,  Con- 
tractor.   Joseph  J.  Driscoll,  Architect. 

Building  $452,457  49 

Furnishings      ....  47  50 


$56,508  16 


452,504  99 


Balance  of  Payments. 
Continuation  School.    (Abraham  Lincoln  Dis- 
trict.) 

Remodeling  and  equipping  of  Oak  Street 
Annex. 

Furnishings   20  70 

Summary. 

Cost  of  building  .  .  .  $50,911  80 
Cost  of  furnishings  .      .      .        5,596  36 


Continuation  of  Payments. 
Agassiz-Bowditch  Districts. 

Land  for  additional  school  accommodations. 

Site   26,349  32 

Payments  on  Account. 
Agassiz-Bowditch  Districts. 

Addition  to  yard,  Jamaica  Plain  High  School. 

Site   16,304  25 

Balance  of  Payments. 
Elementary  School.    (Bennett  District.)  Brighton. 
Construction  of  four-room  kindergarten-pri- 
mary unit  of  eight-room  building.  Phan- 
dor  Company,  Contractor.    Fay,  Spof- 
ford  &  Thorndike,  Architects. 
Building    .....     $43,760  03 
Furnishings      ....        5,023  51 


48,783  54 


Carried  forward 


$2,172,982  79 


SCHOOLHOUSE  DEPARTMENT. 
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Brought  forward  $2,172,982  79 

Balance  of  Payments. —  Concluded. 

Summary. 

Cost  of  building  .  .  .  $140,270  33 
Cost  of  furnishings     .      .        5,186  99 


Total  $145,457  32 


Continuation  of  Payments. 

Bennett  District. 

Plans  and  construction  of  four-room  addition 
to  Alexander  Hamilton  Building.  Phan- 
dor  Company,  Contractor.  M.  A.  Dyer 
Company,  Architect. 

Building  $15,433  81 

Furnishings      ....        1,769  56 

  17,203  37 


Balance  of  Payments. 
Bennett  District,  Brighton.    (Corey  Road  and 
Washington  Street.) 
Three-room  addition  to  kindergarten-primary 
unit.    Phandor   Company,  Contractor. 
Fay,  SpofTord  &  Thorndike,  Architects. 

Building   21,086  38 

Summary. 

Cost  of  building  .      .      .   $103,229  00 


Payments  on  Account. 

Bennett  District. 

Land  for  intermediate  school. 
Site   6  00 


Continuation  of  Payments. 
Intermediate  School.    (Charles  Sumner  District.) 
Land,  plans  and  construction  of  twelve-room 
addition  to  intermediate  school  building. 
Alco  Contracting  Company,  Contractor. 
Walker,  Walker  &  Kingsbury,  Architects. 

Building  $18,896  08 

Furnishings      ....  24  00 

  18,920  08 


Carried  forward 


$2,230,198  62 
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Brought  forward       ....  .  $2,230,198  62 

Continuation  of  Payments. —  Concluded. 

Elementary  School.  (Dearborn  District.)  Horace 
Mann  School. 
Land  and  construction  of  twenty-classroom 
building,  including  auditorium,  manual 
training  and  domestic  science  accommo- 
dations. Matthew  Cummings  Company, 
Contractor.    Charles  R.  Greco,  Architect. 

Site  $40,770  00 

Building   67,571  44 


108,341  44 


Dearborn  District.    (High  School  of  Practical 
Arts.) 

Nine-room    addition,    including  domestic 
science. 

Site   60,135  00 

Dudley  District. 
Land  for  twenty-four  classroom  intermediate 
school  building  with  gymnasium,  hall,  etc. 
Site   86,903  54 

Edmund  P.  Tileston  District. 

Land  for  and  construction  of  intermediate 
school.    Desmond  &  Lord,  Architects. 

Building  $7,644  00 

Site   64,255  18 

  71,899  18 


Payments  on  Account. 

Eliot  District,  North  End. 

Addition  to  yard  of  Pormort  school. 

Site   32,923  75 

Continuation  of  Payments. 

Everett  District. 

Land  for  intermediate  school,   twenty  to 
twenty-four  rooms. 
Site   65  00 

Elementary  School.    (Francis  Parkman  District.) 
Land  and  construction  of  five-room  unit  of 
future  eleven-room  building.    M.  S.  Kel- 
liher  Company,   Contractor.  Allbright 
&  Blaney,  Architects. 
Building   106,534  40 

Carried  forward  $2,697,000  93 
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Brought  forward  $2,697,000  93 

Payments  on  Account. 
Grant  school,  enlargement  of  yard. 

Site   100  00 

Grover  Cleveland  School. 

Plans  and  construction  of  eight-room  addition. 
Matthew  Cummings  Company,  Con- 
tractor. J.  M.  Gray  Company,  Archi- 
tects 

Building  $89,823  42 

Furnishings      ....  18  50 


Continuation  of  Payments. 
Elementary  School.    (Henry  Grew  District.) 
Land  and  construction  of  eight-room  unit  of 
six-grade  building  with  hall.  Matthew 
Cummings  Company,  Contractor.    J.  M. 
Gray  Company,  Architects. 

Site  $6,077  05 

Building  165,151  25 

Furnishings   4,536  22 

Intermediate  School.    (Lewis  District.) 

Land  and  construction  of  twelve  classroom 
annex.  Leigh  ton,  Mitchell  Company, 
Contractors.  Charles  R.  Greco,  Archi- 
tect. 

Site  $32,040  56 

Building   32,135  13 

Furnishings      ....  532  01 


89,841  92 


175,764  52 


64,707  70 

Payments  on  Account. 
Lewis  District,  Dunreath  Street. 

Preparation  of  lot  for  playground  purposes. 

Grading   3,785  75 

Longfellow  District. 

Land  and  construction  of  four-room  unit  of 
eight-room  building.  D.  D.  W.  Com- 
pany, Inc.,  Contractor.  Newhall  & 
Blevins,  Inc.,  Architects. 

•  Site  $2,652  52 

Building   10,220  38 

  12,872  90 


Carried  forward  $3,044,073  72 
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Brought  forward  $3,044,073  72 

Payments  on  Account. —  Concluded. 

Martin  District. 

Preparing  White  lot  for  playground  purposes. 

Grading   12,605  75 

Continuation  of  Payments. 

Mather  District. 

Land  and  construction  of  twelve-room  inter- 
mediate school  building. 
Building   2,138  71 

Intermediate  School.    (Minot  District.) 

Land  and  construction  of  eight  classroom 
unit  of  twenty-four  classroom  building. 
M.  S.  Kelliher  Company,  Contractors. 
J.  M.  Gray  Company,  Architects. 

Site   $25  00 

Building   53,416  58 

Furnishings      ....      10,994  75 

  64,436  33 

Intermediate  School.    (Phillips  Brooks  District.) 
Land,  plans  and  twenty-room  building. 
Site   205  00 

Elementary  School.    (Prince  District.) 

Land  and  construction  of  four-room  unit. 

Site   2,211  69 

Prince  District. 

Preparing  Scotia  street  lot  for  playground 
purposes. 

Grading   995  00 

Elementary  School.    (Robert  Gould  Shaw  Dis- 
trict.) 

Land  and  construction  of  four-room  unit 
near  Weld  and  Russett  roads.  Matthew 
Cummings  Company,  Contractors.  M. 
A.  Dyer  Company,  Architects. 
Building   46,912  89 

Elementary  School.    (Robert  Gould  Shaw  Dis- 
trict.) 

Land  and  construction  of  four-room  unit, 
near  Vermont  street. 
Site   1,127  67 

Carried  forward  $3,174,706  76 
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Brought  forward      .      .      .      .      .      .13,174,706  76 

Continuation  of  Payments. —  Continued. 

Elementary  School.    (Robert  Gould  Shaiv  Dis- 
trict.) 

Land  and  construction  of  four-room  unit 
near  Wren  street.  Phandor  Company, 
Contractors.  George  Nelson  Jacobs, 
Architect. 

Building  $103,634  27 

Furnishings      ....        3,396  96 

  107,031  23 

Robert  Gould  Shaw  District,  West  Roxbury. 
Three-room  addition  to  Robert  Gould  Shaw 
School.    P.    J.    Cantwell,  Contractor. 
Allbright  &  Blaney,  Architects. 

Building  $39,978  22 

Furnishings      ....        1,387  24 

  41,365  46 

Intermediate  School.    (Samuel  Adams  District.) 
Land  and  construction  of  intermediate  school 
building,  thirty  classrooms  and  shop. 

Building  $10,516  26 

Furnishings      ....        1,944  05 

  12,460  31 

Shurtleff  District. 

Land  and  construction  of  eight-room  unit  of 
sixteen  classroom  elementary  or  inter- 
mediate school  building,  Matthew  Cum- 
mings  Company,  Contractors.  Frank 
Irving  Cooper  Corporation,  Architects. 

Building  $20,039  63 

Furnishings      ....  102  13 

 20,141  76 

Elementary  School.    (Thomas  Gardner  District.) 
Land  and  construction  of  four-room  unit  of 
sixteen-room  building.    Grades  I  to  VI 
and  kindergarten.    Joseph  Rugo,  Con- 
tractor.   Blackall  &  Elwell,  Architects. 

Site   $325  00 

Building   2,506  35 

Furnishings      ....  234  55 

  3,065  90 


Carried  forward 


$3,358,771  42 
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Annual  Report  of 


Brought  forward  $3,358,771  42 

Continuation  of  Payments. —  Concluded. 

Warren-Bunker  Hill  District. 

Two-story  addition  to  Charlestown  High 
School  Annex.  John  Bowen  Company, 
Contractors.  George  S.  McLaughlin, 
Architect. 

Building  .  .  .  "  .  .  $42,835  90 
Furnishings      ....        1,560  40 

  44,396  30 


Elementary  School.    (Warren-Bunker  Hill  Dis- 
trict.) 

Construction  of  four-room  unit  of  eight-room 
building,  Grades  1  to  III  and  kindergar- 
ten. John  Bowen  Company,  Contractor. 
Joseph  J.  Driscoll,  Architect. 

Building  $16,013  40 

Furnishings      ....  384  71 


Washington  District,  West  End. 
Gymnasium,  assembly  hall,  manual  training 
and  domestic  science  accommodations. 
John    Bowen    Company,  Contractor. 
Walker,  Walker  &  Kingsbury,  Architects. 
Building    .      .      .      .      .   $179,499  83 
Furnishings      ....        9,876  65 


Elementary   School.    (Washington  Irving  Dis- 
trict.) 

Construction  of  third  twelve-classroom  unit. 

Paul  Caputo,  Contractor.  J.  M.  Gray 

Company,  Architects. 

Building   $79,525  17 

Furnishings      ....  10,124  33 


16,398  11 


189,376  48 


89,649  50 


William  Lloyd  Garrison  District. 
Addition  to  yard  of  William  Lloyd  Garrison 
School. 

Site   4,447  60 


Total  expenditures  for  year  1927    .      .       $3,703,039  41 

Amount  voted  for  and  set  aside,  but  not  ex- 
pended to  date  for  sites,  construction 
and  furnishing  of  new  buildings,  administra- 
tion expenses,  fire  protection,  enlarging 
school  yards  and  rent  of  hired  accommoda- 
tions  $3,607,657  53 


SCHOOLHOUSE  DEPARTMENT. 


17 


Elementary  schools   $1,953,183  87 

High  schools   1,596,100  87 

Rent  of  hired  accommodations     .      .      .      .  72,119  50 

Administration  expenses   81,635  17 


Total  $3,703,039  41 


Rent  of  Hired  School  Accommodations. 


Centre  street,  1996  .... 

$1,920 

00 

Chestnut  Hill  avenue 

233 

32 

Codman  Square  Theater 

100 

00 

Eliot     street,     Jamaica  Plain 

(Trustees'  Building)  . 

1,200 

00 

Franklin  Union  .... 

5,400 

00 

Hyde  Park  Y.  M.  C.  A.  Building, 

5,376 

00 

Lamartine  street,  320 

1,980 

00 

Lincoln  House  

100 

00 

Moon  street  

15,430 

00 

Newbury  street,  174 

75 

00 

North  Bennet  street,  39 

6,823 

00 

Thompson  Square  Theater  . 

25 

00 

Tremont  Temple  .... 

707 

00 

Walnut  avenue  and  Walnut  park, 

1,500 

00 

Washington  street,  864-868  . 

26,100 

18 

Washington-Essex  Building  . 

4,350 

00 

Wren  street,  70  .... 

800 

00 

Total  rents  and  taxes  $72,119  50 
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APPENDIX  II. 


APPROPRIATION  FOR  REPAIR  AND  ALTERA- 
TION WORK,  FOR  FURNISHING  AND 
REPLACING  FURNITURE  AND  EQUIP- 
MENT IN  OLD  BUILDINGS,  REPAIRS  TO 
FURNITURE,  EQUIPMENT,  ETC.,  AND 
EXPENSES  OF  THE  COMMISSION. 


L 

GENERAL  STATEMENT. 

During  the  year  January  1,  1927,  to  December  31, 
1927,  the  following  sums  were  expended  by  the  School- 
house  Department  for  repair  and  alteration  work,  for 
furnishing  and  replacing  furniture  and  equipment  in 
old  buildings,  repairs  to  furniture,  equipment,  etc.,  and 
expenses  of  the  commission: 

January  1,  1927,  appropriation    ....  $1,675,362  39 
Total  SI, 675,362  39 


A.    Administration  Expenses. 


Appropriation  $102,000  00 

Salaries,  chairman  and  employees,  $84,628  32 

Pensions   1,050  00 

Advertising   297  50 

Automobile  expenses      .      .      .  4,360  74 

Boiler  insurance      ....  85  97 

Care  and  cleaning    ....  108  00 

Car  fares  and  traveling  expenses,  3,871  82 

Expert  services       ....  1,060  50 

Furniture   2,171  42 

Postage   400  00 

Printing   1,476  43 

Stationery   1,015  93 

Storehouse   1,421  30 

Subscriptions   41  50 

Teaming   10  39 


Total  administration  expenses  ....       101,999  82 


Balance  returned  to  School  Committee 


$0  18 


SCHOOLHOUSE  DEPARTMENT. 
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B.    Major  Educational  Items. 


Appropriation  

Carpentry  

$12 

00 

Alterations  

72,688 

26 

New  furniture  .      .      .    '  . 

49,537 

06 

Furniture  repairs  .... 

3,705 

00 

New  curtains  

505 

00 

Curtain  repairs  .... 

65 

00 

New  clocks  

12 

00 

Industrial  apparatus  installation  . 

5,066 

63 

Industrial  apparatus  maintenance, 

183 

00 

Manual    training    and  prevoca- 

tional  installation 

37,981 

90 

Reflectoscope  installation 

5,363 

44 

Rubber  treads  

189 

54 

New  blackboards  .... 

174 

20 

Blackboard  repairs  .... 

91 

08 

Plumbing  

4,823 

29 

Painting  

1,659 

13 

Ventilation  

84 

15 

Bells  and  telephone  installation  . 

297 

81 

Locksmithing  

15 

00 

Electric  light  installation 

1,288 

00 

Electric  light  maintenance 

O  1  o 

616 

bo 

Gas  appliances  installation  . 

643 

66 

Iron  and  wire  work 

121 

00 

Teaming  

1,162 

82 

Advertising  

254 

25 

$186,253  25 


Total  major  educational  items 

Balance  returned  to  School  Committee 

C.    General  Repairs  and  Alterations. 

Appropriation  

Carpentry: 

Repairs  $236,492  58 

Alterations                                   10,040  54 

New  floors                                       114  30 

Hardware   — 


186,236  85 


$16  40 


$1,387,109  14 


Furniture  and  Equipment. 
New  furniture 
Furniture  repairs 
New  curtains 
Curtain  repairs 
New  clocks  . 
Clock  repairs 

Carried  forward 


129,577 
87,550 
16,138 
35,776 
1,326 
2,021 


04 
16 
41 
65 
00 
72 


$519,037  40  $1,387,109  14 
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Brought  forward 
Electric  clock  installation  . 
Electric  clock  maintenance 
Industrial    apparatus  installa 

tion  

Industrial    apparatus  mainte 

nance  .... 
Manual  training  and  prevoca- 

tional  installation  . 
Manual  training  and  prevoca 

tional  maintenance  . 
Reflectoscope  installation  . 
Reflectoscope  maintenance 
Rubber  treads  and  matting 
Vacuum  cleaning  installation 
Vacuum  cleaning  maintenance 
Agricultural  installation 
Blackboards: 
New 

Repairs  . 
Plumbing: 

Repairs  . 
Roofing: 

Repairs  . 
Painting: 

Painting 

Glazing  . 
Heating: 

Repairs  . 

Ventilation  . 
Care  of  Grounds: 

Gypsy  moths 

Planting 
Masonry: 

Repairs  . 

Asphalt  and  concrete 

Catch-basins 

Grading 

Paving  . 

Plastering 

Waterproofing 
Locks  and  Bells: 

Bells   and   telephone  installa- 
tion ...... 

Bells   and    telephone  mainte- 
nance   

Locksmithing  . 


$519,037  40  $1,387,109  14 
169  38 
4,802  03 

449  73 

1,275  79 

2,140  92 

1,320  07 
4,221  44 

896  72 
6,869  52 

122  36 

140  21 


6,127  96 
22,246  77 

148,399  77 

51,010  01 

106,870  24 
21,900  46 

139,501  60 
2,291  65 

247  50 
11,668  53 

102,813  97 
5,976  85 
9,374  32 
17,698  25 
11,676  49 
14,657  00 


2,417  68 

5,681  05 
18,603  79 


Carried  forward       .      .      .$1,240,609  46  $1,387,109  14 


SCHOOLHOUSE  DEPARTMENT.  21 


Brought  forward      .      .  .$1,240,609  46  $1,387,104  14 

Electric  and  Gas  Work: 

Electric  light  installation   .  .  32,657  34 

Electric  light  maintenance  .  13,949  94 

Gas  appliance  installation  .  .  4,212  39 

Gas  appliance  maintenance  .  3,415  10 

Fire  Protection: 

Fire  alarm  installation       .  .  17,522  07 

Fire  alarm  maintenance     .  .  4,270  26 

Fire  escapes  (new)      ...  — 

Fire  escapes  (repairs)  .      .  .  12,217  85 

Fire  extinguishers       .      .  .  2,831  99 

Fire  protection     ....  7,360  43 

Miscellaneous: 


Custodians'  supplies  .  .  .  1,543  21 
Motors  and  engines  .  .  .  5,186  80 
Teaming   6,959  35 


Total  general  repairs  and  alterations  .      .    1,386,887  43 


Balance  returned  to  School  Committee  .  $221  71 
II. 

SUBDIVISION  OF  EXPENDITURES. 

Elementary  schools,  including  kindergarten      .  $772,512  97 

Administration  expenses   101,999  82 

The  Teachers  College   27,897  35 

High  schools   244,847  71 

Junior  high  schools   479,660  08 

Special  schools   37,024  78 

School  Committee  quarters   11,181  39 


$1,675,124  10 
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APPENDIX  III. 


HIRED  BUILDINGS. 


I. 

Rooms  in  the  following  buildings  have  been  hired  for 
school  purposes;  rents,  taxes,  water  rates,  heating,  light- 
ing and  janitors'  expenses  paid  for  the  same,  amounting 
to  $72,119.50,  during  the  year  from  January  1,  1927,  to 
December  31,  1927: 


For 


Location. 


Remarks. 


Bennett  District. 


Charlestown  High  School  


Compulsory  Continuation  School, 


Dorchester  High  School  for  Girls, 


Eliot  District,  special  classes. 


Day  School  for  Immigrants. 


English  High . 


Franklin  District . 


George  Putnam  District,  Kinder- 
garten. 


Girls'  High  School  and  English 
High  School 


Hancock  District. 


Chestnut  Hill  avenue . 


Thompson  Square  Theater . 


Washington  street,  864-868. 


Codman  Square  Theater. 


North  Bennet  street,  39 . 


Washington-Essex  Building 


Franklin  Union. 


Lincoln  House 


Walnut  avenue. 


Tremont  Temple,  Tremont 
street. 


Moon  street 


Rent  per  annum, 
$1,399.92,  including 
heat,  light  and  jani- 
itor's  service. 

Used  for  graduation 
exercises.  Rent  for 
same,  $25. 

Rent  per  annum, 
$12,000,  city  to  fur- 
nish heat,  light  and 
janitor's  service. 

Used  for  graduation 
exercises.  Rent  for 
same,  $100. 

Rent  per  annum,  $4,545, 
including  heat,  light, 
water  and  janitor's 
service. 

Rent  per  annum,  $4,350, 
including  heat  and 
janitor's  service. 

Rent  per  annum, 
$10,800,  including 
heat,  light  and  jani- 
tor's service. 

Rent  per  annum,  $100, 
including  heat,  light, 
and  janitor's  service. 

Rent  per  annum,  $1,200, 
including  heat  and 
janitor's  service. 

Used  for  graduation 
exercises.  Rent  for 
same,  $707. 

Rent    per  annum, 

$15,300,  including 
heat  and  janitor's 
service. 


HMniON  io  (Jtovu  CuvmuD  iCii(DiEuaDi>jo-Miiuin.Di!iMci'DDHcuisu^-  J'M  omvCd  luci       9  n 
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For 


Location. 


Remarks. 


Hyde  Park  High  School . 
Jamaica  Plain  High  

Manual  Training  School. 
Robert  G.  Shaw  District 
Robert  G.  Shaw  District 


Young  Men 
Association. 


s  Christian 


Lamartine  street,  32  0  , 


Eliot  street,  Jamaica  Plain. 


Centre  street,  1996 , 


Wren  street,  70. 


Rent  per  annum,  $5,376, 
including  all  expenses. 

Rent  per  annum,  $1,980, 
city  to  furnish  heat, 
light  and  janitor's 
service. 

Rent  per  annum,  $1,200, 
including  heat  and 
janitor's  service. 

Rent  per  annum,  $1,920, 
including  heat,  hght 
and  janitor's  service. 

Rent  per  annum,  $1,200, 
including  heat  and 
light. 


pa^pouiiuooov 


•uiooassBiQ 


Oog 

£  B  « 
ft  *° 

Eh 


•0913 


•»pia 


•?ooj 


SC>U9?UOQ  p30iqilQ 


o  -  u 

n  h  O 

H  H 

§  W 

W  «! 

H  « 


•quinl(j 


O  M 

o.  .3 


3  <B  3  ™  i»  C 


'UOI^OTUqSUOQ 

jo  ssbjq 


•SUIOOJSS'BJQ 

jo  aaqmn^t 


■uoi^ajduioQ 

jo  a^a 


^  o 


(26) 


MOOM 
(DOOM 

NOcDO 

CO  0  0  0 
00000 

0000 
00000 

$500,986 
41,322 
18,700 
42,038 

L06.563 
6.875 
1,733 
3,400 

.58,280 
8,445 
5,745 
6,200 

$393,542 
30,000 
15,900 
25,800 

pq  Waits 

m 

ob" 

00 

10 

«* 

> 

O*. 


P<3 


ooco 

OOOiO 

ceomo 


OMO 

o  >o  m 

CON 


ocoo 
ooooo 

O  <N 


OOOOCO 
■^00  CO  i-h 


00O00M 
CO      CN  iO 


CNOOC5 
OOOCOfO 

oqoio_ 
00000" 


(MOO'-H 
—iO(N>-h 
iO  !> 


t>COr-HG0 

NCSOH 


pqffijXH    WWOhW    WEPhW    KECmW    pqWf^K    CQSPhK    P2£PnW  pqffip^H 


PT3 
^P 


•3S 


M 

■5 

S3 

-c 

W. 

<5 

> 

3  . 

a 

t  Gc 
ition 

o 

"S* 

c 

ngto: 
Unit 

1| 

63  £ 

03 

(27) 


W) 


City  Document  No.  26. 


o  a>  2 

<> 


8883383883 

OSCOt^i-<COasO»Oi-lt^ 


3  8  8 


O     O     O  <N 

t>-        l-l        1-H  TP 


c 

o 

Cfl 

© 

'-*- 
o 


s3i 

si  § 


M      M  O 


8  8  8 

lO  <N  <N 
o"     OS*  t>T 


i-H      CO  lO 


73  fl 

§  s  § 


8383883383 

os    co  eo.    OJ.    ©.    co    o\  t- 

OWt^CO*oTc^OrHCN00 
i-t  —I      »1      CO  i-H  CM 


8  3  3 

co    os  eo 

O*     rH  CO* 


i  i 


a>  2 

t-  3 

«  w 


II 


o  £  o 


<  < 


<  < 


1   |  5  ■§  1  3 


SECOND  (  FLOOR.  PLAN 

Jc^ve  y>t     |-o  City  CP  Be j ton 

iH^v/  District  School 
f?uji--rr  Road  Whjt  RbxBufw 
MADyir.  Co.    Arch ite cts 


FIH5T     FLOOH  PLAN 

Jc/!vb  /.«.•  -  l-o-  C  i-y  or  Boston 

R     .Shav/  Dijtmct  Jchool 
RoiiCTT  RO/ID  WcrrRoxBOKY 
M/)PyekCo.  /^rcmittctj. 


SCHOOLHOUSE  DEPARTMENT. 


29 


o  o 

§  8 


8  8 

o  o 


8  8 


8  8 

o  o 


8  8 

co  o 


oooooooooooooooooo 
oooooooooooooooooo 

OOOOOOOOOOOOOOiCOOO-^CO 


©        TP        TP  TP 

00  CN  00  CO 
H     H  W 


HON 
O      O  <N 

1-1        l-H  <N 


8  8  8  8 


o  o  o 

o  o  o 

°  °.  °l 

od  ^*  n 


8  8 

O  CO 


o  o 

§  8 


>. 

u 

- 


pq  n  m 


«    U    O  O 


30 


City  Document  No.  26. 


o 
I 

(A 

C 


C 

o 

o 
CO 

o 


8  8  3 

o    oo  «o 


o  o 
o  o 

CO 

00 


oooooooo 
oooooooo 

Oi-Oi-iOCJ'-'CO'* 


o  o  o  o  o  o  o 

o  o  o  o  o  o  o 

q.  ©.  ©_  o.  q.  ©_  ©_ 

<N  O*  CO*  H  CO*  i-i  lO 

i-h  o  '-'  CO  Tf  iO 


8  8  8  8 

O      CO      i-i  CO 


,100 
,000 

,900 

,100 
,300 

to  *n 

05 

00  CO 
CO 

,  ^  ^ 


CD  X] 


o 

a>  - 

(D 


^    <j    §    o    W  H 


5  a 


H    «  H 


S  Ph  Q 
«  b  w 


o  o  o 


o  o  o 


■j3  JJJ 


o  u  o 


SCHOOLHOUSE  DEPARTMENT. 


31 


0<M(»Tt<i-<CO»OOOcOI>t"~©©>OOOiO-'tfin<NT-HC«300 
COOiOlNlOiOtOiOOOOj-HGOi-i^iOXOiOCOi-HOOeO 
i-H       i-H  CN       »-t       CM       l-l  CO  CM       lO  i-H  CM       i-H       i-H  i-H 


o  o 

8  8 


CO      »0      <N  O 


o  o 

8  S 


CO      IC      CO  Tt< 


o 


1  § 


8  8  §  8 

LO        1-*  O 


&   2  -5 


5  h  ^  - 
^     It  to 


2     t     £     3  5 

«       c3      S)       O  3 

<:  pl,  m  k  ^ 


o  £ 


£    pq    £    E  £ 


is  J 
— ■  o 


Q    Q    Q  Q 


Q    Q    Q  W 


32 


City  Document  No.  26. 


o  <»  2 


OOOQOOOQOOO 

ooooooooooo 

CO      "O      00      00      O  lO 


00  00 
CO*      <-H       i-H       lO  i-H 

CC      CO      >0      CO  <N 


8  8  8 

i-i    o  o 


8  8  8 

CO      N  N 

ei  tjT 

»0      CD  lO 


o 

©    ©    ©    o    »o  8 

N  H  ©  N  iO 
CN      O      lO      CN  o 

l-l        1-4        ,-f        1Q  *H 


o    o    ©    o  © 

8  8  I  S  § 


8  8  8 

CO      00  00 


8  8  8  8 


8  8  8 


M     h  oo 


h     N  N 


3  -2 


PQ  00 


«      fc!      g  to 

III.! 


c3 


3  5 


W    H    W  W 


o 
o 


</>eg 

^  W 

U  * 
UJ  h 


o 


BAILMENT  HAN 
HoftACE    Mann   Jchool     Hoxbuhy  Majt* 

CttULL/  l.  CfiiCO  AHCH1TLCT  BO/TON  MAJ/ 


JLCOND    fLOOft.  J) LAN. 
.  ,  .    ...   ^  l 

Houacl   Mann   School  -*  Hoxbuhy  Maj/ 

CHAJtLL/Il.GatCO        •       AfcCWTLCT  BOTTOM  WkJJ 


SCHOOLHOUSE  DEPARTMENT. 


33 


8  8 


N     00  00 


o    o  o  o  o  o 

o    o  o  o  o  o 

©    ©  ©  ©_  »o  © 

»o  C5  i-T  W5 

O      CO  CD  <N  »h 


O  O  O 

o  o  o 

°.  °l  °5. 

d    ■**  00  N 

l-H  »C  (N 


I        I  I 


o  o  o 
o    o  o 

H     «o  00 


8  8 

<o  o 


8  8  8  8  8 

O  CO_  00  O 

ic    r>T  o  *h  i-T 

-H  <M  00 


888888888 

r^^O<N-<3<t^COC^(N 


8  8  8 

IS     «  l> 


o 

o  PQ 


ft  fe 

ft.  w 


-2  E 

"ft  03 


-  Q 


£  T3 

M  g 

•s  1 

00  X] 


o  ^ 


e3     -3  t, 


is  £ 

%  -a 


W   £   £  £ 


H    O    O  ft. 


W  £ 


(0 

.2 

o 
u 

C 

w 

E 

s  s 

OJ  3 

™  CO 


*3  <! 


iS  2 


X 


W  X 

£  •£  •§ 

5  5  o 


o  o  o  o  o  X 


o  u 

o  o 

C  (-. 

S3  K 

X  X 


w  w 


o 
o 

.  a 

.s  a 


T3      T3  X 


www 


34 


Annual  Report  of 


o    o  o 

o  3  «  5 


>> 

-bin 

Ro: 

> 

5  y 

O  CU 


i3 


.9  S 


street, 

0 

t  sti 

33 

]verel 

arkei 

idams 

W    Oh  <J 


W   M  A 


SCHOOLHOUSE  DEPARTMENT. 


35 


•O  CO 
O 


8  8 


W  CN  N 

-H  <N  00 

—i      —i  <N 


8  3 


83888388888838 

o.   o    t-_         q   o    o    ©_   o  o_ 

O  i-*  i-«  00  M  CC  9  W  O  N  M  O  h  n 
rHOi-iO'-iOOOOO'-iOO^-OOO 

I-Hl-H(N  rH        t-H  _         _  _ 


8  8 

00  o 


8  s 


OS  t>-_ 

<N~  oo" 


co  co_ 

CO  CN 


o    o  o  o  o 

o  o  o  o 

CO  l-H  0_  CN 

o  io  oT  isT 


13  .5 
=4  J} 


O  o 


o  o 


a  q  p  «  « 


W  15 


e  s 

03  03 


•5  K 


36 


Annual  Report  of 


8  8  8 

r~    o  o 


8  8  8  8  8  8  8 

«c  t>^  o  r>^  o 

o  »o  oT  oo  i-H  co  to 

CO  <N  <£>  03  CO 


o  o  o  o  o 
o    o    o    o  o 

O     X5     O     O  O 


,   8  8  8  8  8  8 

rt<  iq  O  »  N  « 
ei    co"    as    ©  »o 


1 1 


.3        J3  Q> 


o 


3 

O  S 
B  £ 

3  * 


—    o  s 


B  o3 
W  <3 


08  £ 

3  M 


3  w 

5  £ 

6  S 


S  2  S  2  3  2 


SCHOOLHOUSE  DEPARTMENT. 


37 


8  8 


^  o  8 

CO  <M 


o  o  o 
o    o  o 

iO      00  i-i 


o  o 
o  o 


5    J    S  | 


01 

o 

bi  55 
.5  >- 

3.  <v 
O  in 


o    o    o  o 

8  8  8  S 

eo    eo    i>  o 


8  8 


8  8  8,8  8 

O"     »C  »C        1       1-4  O" 

i-i      (N  rH 

<N 


O  oo 

«  03 


£  5  n  S 


2  « 

g  > 

O 

^  s 

=3  3 

8  5 


3  2 


2  S 

^  -4-S 


o  o 


o  -o 
PS  -SP 


S  8 


2 

s 

6  6  w  £ 


2  s 


-  w 


PQ    PQ  cq 


o  « 

<  T3 


.2  5= 

is  ° 

1  W 

ft  u 

-  4) 
C 

a  3 

03  3 
^ 


O  « 

s 

o 


"2  3 


<;  <j  w 


O  03 


2  S  £  S 


ft  3 


.2    .S  o 

§  s  s 


a 

-I 

O  W 

8  c 

5  03 

H  43 


S   55  55  £ 


O  O 

55  55 


55  55 


3.  53 

GO  <J 

•a  2 

o  o 


1 1 

1 1 


38 


Annual  Report  of 


all 

<> 


~Z  o 

S  £  1:3 


8  8  8 


~        1-H  DO 


1  I 


8  8  8  8 

"3      O      <£>  © 


8  8 

^  o 


I  I 


8   .  8 


©      l>  CO 


§  I.  I 

O*     CO  <N 


©  © 


8  8 


W    Ph    gg  PQ 


<o  o 
is  P4 

00  *s 


Z    W  Ph 


Ph  a  pq 


-a 

o  g 

Ph  oq 


O    O  O 


Ph    Ph    Ph  Ph 


Ph  Ph 


SCHOOLHOUSE  DEPARTMENT. 


39 


8  8 

CM  CO 


2  <=> 

8  g 


88888888 

o  ©_  ©  ©,  cs  ©.  ©_  o 
cm  ©  c"  oo"  10  ©  10 
CO    o    CO    oo  co    ©  to 


5  I 


o  o  o  o  o 

o  o  o  o  o 

lO  ©_  GO  1>  Ol 

i-T  «5  00*  io"  lO 


8  8 

(N  tO 


8  8  8 

CM      00  lO 


8  8 

to.  ^ 

00 


-3  3 

(Q  O 

>>  ^ 

|  2 

«  > 

£  < 


P  S 
£  «s  P 


.2  "S 


3 

£  P 


►  j  * 


£         -5  CO 


w  £  5 


55  a> 


Ph     Ph  Ph 


5 

I 
P 

w 

>>  >> 

o  o 

5  .5 
'3  '3 


2  '£ 

w  o 

®  2 

-!3     «  O 


5  s 

-a  ^ 

o  i_ 

O  H 


03    Oh  Oh 


P  O 


40 


Annual  Report  of 


o  S  « 


1  § 


g  8  S 

eo     oo~  iO 


88888888 

t~      ©      O  O      »0      ©  CD 

*      W      h      oo     uj      ifl     i(j  55 


>J     N  H 


O 


©    ©  © 

(NO© 


8  8  § 

*    ^  o> 

nr\  rr\ 


8  8 

t-  o 


o  o 

©  CO 


CO  05 
©       CT>  TP 
»C  i-H 


O 

^  CO 


— '      —  - 

00  o  oq 
CO*     l>       '  CO 


8  8 


8  8  8  8 

N     t>     G  O 


>>  o 


I  1 

o  >> 
u  03 


S  2  3 


si  S 


X 

Hi 

c 

c 
< 

J3 

M 

S  : 

town 

les 

«« 

cs  : 

•  — 

ial  (CI 
Id.... 

W     CO     O!  M 


•5  S  ■§  S3 

S5  a  |  .S 

4  j  .5  ^ 

GO  GO  GO  GO 


cw  c 


SCHOOLHOUSE  DEPARTMENT. 


41 


o  o 

cm  § 


o  o 
o  o 

iO  o 


S  3 

<N  1-1 


S  8 

CM  r-< 


8  £ 


«  s 


8  8 

o  o 


8 

5 

o 

§ 

3 
g 

d 

-3 

116, 

o    o  o 

8  8  8 


8  8 

»o  o 


o  © 
o  © 

CM  © 


M  - 

4J 


o  o 

cm  "  8 


8  8  8  8  8  8 

0_     ©  CM      ©  ©_  © 

CM      CM  h  N  ffl" 

t>  CM  CM 


8  8 

CM  CO 


O  © 

©  © 

OS  W 

iO  CO 


00  « 

.£■  >» 

—  oj 


5  w 


S  a 

•1  a 


05  «  £ 
S3    .2  £ 

H     ft  W 


C 


£  £ 


c  . 

17 


03  03 

W  J2 


03  S3 


£  £ 
o  o 


<3  «J 


1% 


2?  § 

C  < 
3  « 

g 


*     *     *     £  £ 


42 


Annual  Report  of 


H  on  "2 


8  8 


8  8  |  8  | 

M      M  O)  N  iC 

05       ©  CO  "tf  CO 

»H  CM 


8  8  8 

lO      ©  CO 

CO      CO  b» 

»       H  « 

»-l  CM 


8  8 


o  o 
o  o 
© 


1 1 


8  8 


O  O 

S  2 


o    o  o 

8  8  % 


S  S 
°n  © 

W  a 


3 

'3  p5 


00       .+s  .4-5 


©  13 


s  s 


O  OS 

aa  o 

a  'I 

03  O 


s  £  s 


_Jh  to 


a  & 


CQ  CP 

s  e 

3  'A 


w  m  o 
ESS 


0 

<  ^ 


1  8?  "S 
saw 


a  -s  a 
a  a  a 
s  s  s 


£  £  g  '£  £  '£  £     £  £  £  £  £  £  £ 


SCHOOLHOUSE  DEPARTMENT. 


§  oo 

S  00 


8  8  8  8  8  8 

O    O    CO    o    o  o 


8  8  8  8 

tD      O      ^(  N 

t>T    rjT    o  <n 


T3  *j 


E   S   Q  £ 


£   £   *   £  £ 


44 


Annual  Report  of 


o  oj  2 


o  o  o  o 

o  o  o  o 

rH  00  00  00 

t>  to 


8  8 

00  t- 


8  8 

00  o 

co"  co" 


-T5  C 


s  a  § 

^  03 


o   o  o 

o   o  o 

iO   ©  S3 

!     .'     .'     .*  »o 
  CM 


c 

2 

t/i 
o 

o 

>% 

'6 


"3  a 

§  2  g 


88888888888 

pH  00  00  »  M  io  o_  co_  o_  CO  © 
r-"  N    M    to    ©"    ©"    N    cm"  ©~ 


8  § 


§  I 


00      CO  CO 


s 


2  2 


Q    pq  pq 


Pi  « 


£    PQ    pq    O  W 


2  a> 

o  c 

o  m 

O  <N 


3  o 


>    O  W 


&  -3 
S  g 
Pi  w 


^     Q     ^     M     M     K  O 


SCHOOLHOUSE  DEPARTMENT. 


8  8  8 


8  8 


88888888 


£  Q 


«    Ph  PQ 


£    £    PQ  Q 


£    O    Q  Ph 


T5  ^ 


s  « 

H  Ph 


.13 

I  a 

O  T3 


fa  E 


£  «  o  o 


e3  OJ 

TT*  P 

id     a  * 

1  a  I 

.2  -S 


£  3 


46    Annual  Report  of  Schoolhouse  Department. 


Grand  Totals. 


Land, 

Building, 

Total 

Letters. 

Estimated 

Estimated 

Assessed 

Valuation. 

Valuation. 

Valuation. 

A  

$341,500 

$1,231,000 

$1,572,500 

B  

388,800 

2,280,700 

2,669,500 

C  

479,600 

1,973,400 

2,453,000 

D  

309,100 

3,428,300 

3,737,400 

E  

548,500 

2,699,300 

3,247,800 

F  

174,600 

1,268,600 

1,443,200 

G  

266,600 

1,553,000 

1,819,600 

H  

564,100 

2,511,100 

3,075,200 

I  

13,600 

54,000 

67,600 

J  

270,300 

2,697,000 

2,967,300 

L  

217,500 

988,600 

1,206,100 

M  

477,700 

3,661,300 

4,139,000 

N  

265,700 

945,800 

1,211,500 

0  

64,400 

555,600 

620,000 

P  

538,600 

2,297,300 

2,835,900 

Q  

50,500 

161,900 

212,400 

R  

164,000 

1,320,900 

1,484,900 

S  

534,300 

2,046,400 

2,580,700 

T  

177,100 

1,589,600 

1,766,700 

U  

22,000 

116,500 

138,500 

W  

652,900 

3,144,800 

3,797,700 

518,800 

603,400 

1,122,200 

478,600 

478,600 

$7,040,200 

$37,607,100 

$44,647,300 

CITY  OF  BOSTON   OiggggSgi*  PRINTING  DEPARTMENT. 
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